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TAGS: SNAR, MX 

SUBJECT: ASSAGO HANGAR PLANNING 

FOR DIR - OINC WAMPLER 

1. AT JUNE 5 MEETING WITH LIC MANCERA, AG ADMIN ASSISTANT, 
AND GOM ARCHITECTS, AGREEMENT REACHED ON SPECIFICATIONS 
OF HANGAR FOR ASSAGO. APPROVAL OBTAINED FROM AGO TO 
PROCEED WITH PLANS. ESTIMATE CONSTRUCTION TO COMMENCE IN 
JUNE AND COMPLETION IN JANUARY. 

2. AG STAFF MEETING WITH ARCHITECTURAL FIRM STAFF 
JUNE 6 TO DETERMINE COSTS AND BUDGET. JOVA 
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